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MEMORANDUM FOR; Deputy Director (Plans) 
SUBISET t «75 Retrofit and IRAN Schedule 


ie ‘The schedule for retrofit and delivery of four aeft with the 
d=75 engine is provided on Incl. 1. 


input of first IRAN actt (# 352) it becomes evident that < oumber of 
acft ta be TRAN! can be included in the J-75 retrefit program providing: 


a. J75 engine provides sufficient increase in foruanc 
to justify retrefit progran, ? 


be Fire decision is forthcaring providing desired mumber of 
articles (above four presently programed) to go thru the retrofit 


Progratis 
GC, Required number of J~75 engines are made available. 
Se 3AC hae decided to commence their IRAN pr om 1 February 


1960. In order that we may assure timely scheduling resulting in early 
es 4 


due to combining of SAC and Project TRAN programs, your approval is 
requested for the proposed TRAN progran as outlined in Incl. 2. 


4e All Project acft will have completed IRAN by 1 February, 1960, 
the date SAC's program begins, A formal “Program Approval Request" will 
be indtiated upon receipt ef necessary data from LAC pertaining to their 
scheduling proposal. . 


5 Necessary arrangewernts have beer made to provide Lockheed 
with two gets of slipper tanks for articles 358 and 360. One set of 
tanks will be provided by each of tho cverseas detachments who have 
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been inetructad to remove tanke from the aircraft, now assigned 
overseas, but which will end up et Sdwards efter going thru the 
THAS Ying. 


| Sand 


director of Cperatiara 
DPUeDD/F 


Fateriel, DPo-DD/P  -—S SD, DP adeDO/P Contracting, DPo-00/P 
Aporovied f 


Teputy Odrector (Plans) . 


aPDeDD/P: JF Risen 


Mater 
Cy 1 - sddeoonee- OFS, DOD - DB/P 
oy 2~ Dep Dir, DPD-DD/F 
Cy h-R& D, DPDMDD/P 
Cy 5 — Contracting, DPl.0D/P 
cy 4 — Gpe-aubf<Pibe, DPoenn/e for 
Gy 7 — Ope Chal chron, DPD~DD/P 
cy % = Oos chron, 0PD-DD/P 
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THIS DOCUMENT REQUIRES SPECIAL HANDLING 


HANDLING PROCEDURES 


THIS DOCUMENT CONTAINS INFORMATION REGARDING A HIGHLY CLASSIFIED 
ACTIVITY. PERMISSION TO TRANSFER CUSTODY, OR PERMIT ACCESS TO 
THIS DOCUMENT MUST BE OBTAINED FROM THE ORIGINATOR. HAND CARRY 
PROCEDURES WILL BE APPLIED TO ANY INTER-OFFICE OR INTRA-AGENCY 
MOVEMENT OF THIS DOCUMENT. 
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